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Maiaranp urn - mm mcnra kbxjbssed 


Subject: Oontract Bo. RD-155, Teak Order Bo. 1 

R efere n ce; (a) Ttour letter of August 8, 1958 
(b) AAInc. letter of July 8, 1958 


521M/C-379 
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AUG 19 1958 


25X1 


%r the letter of Reference (a) your office trsasaitted four copies 
of Seek Order Bo. 1 under the subject contract. This task order has bean 
reviewed and le acceptable to tide contractor. 9 m original and two eqple v 
of the letter hare been signed to Indicate our acceptance and am returned 
herewith. 9 m r aea lnlng copy has been retained for our file. 

During review of this task order it was discovered that the delivery 
sch e dule for the additional modification kite was ale-stated in our latter of 
■efaraiMa (b). ft* to a typing error, delivery wee quoted aa "one (1) month 
after aeoaptanoe of the first kit." Our letter should have read, "one (l) ear 
month after acceptance of the first kit.” 


Although it will cause us co nsi derable difficulty, we believe that 
the delivery schedule set cut in the task order can ha met. Boemver, if yom 
* flh * * M ^ * ***■ *hi» program will jmndt, we would app r e cia t e a modification of 
the delivery requlrnsent allowing us four months after approval of the first 
kit for fabrication and delivery of the additional four unite, if this la not 
poaaibla, please be assured that we will a eke every effor t to deliver the 
additional four kits within the quoted time. 


TJH/dfw 


Sincerely yours. 


vice President & general Manager 
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Baclosure: Letter of Reference (a). Contract Bo. RD-155, 
®Mk Order Bo. 1 (k pages) - three copies 



Sanitized Copy Approved for Release 2011/05/10 : CIA-RDP78-03642A001200020045-7 





